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E.O. 11652: N/A 
TAGS: ASEC 

SUBJ: SECURITY IMPROVEMENTS, EMBASSY TEL AVIV 
FOR SY AND FBO 
REF: TEL AVIV 8828 

1. EMBASSY REQUEST ALLOCATION OE $9,728.00. 

FOR FOLLOWING SECURITY IMPORVEMENTS RECOMMENDED 
BY RSO: 

2. GALVANIZED STEEL BAR AND STAINLESS STEEL 
FITTINGS FOR SIX BARS, TWO EACH EOR: FRONT DOOR 
OF EMBASSY LOBBY, STREET ENTRANCE TO USIS AND 
ENTRANCE DOOR TO USIS LIBRARY AREA. PURPOSE-TO 
KEEP DOORS LOCKED AGAINST CROWD PRESSURE. 

COST LABOR AND MATERIALS- $438.00 

EMBASSY CONTRACTOR AUTHORIZED PROCEED THIS PROJECT 
AT ONCE. 

3. 3M SCOTCHTINT SHATTER RESISTANT WINDOW EILM, 

CLEAR TINT SPECIEICATION OE SJ-2510X TO BE USED 
ON INSIDE OF STREET LEVEL GLASS WINDOW AND 
DOORS IN FRONT OF EMBASSY LOBBY, USIS ENTRANCE AND 
FIXED LARGE FLOOR-TO-CEILING WINDOW WALL OE USIS 
LIBRARY ALL FACING HAYARKON STREET. 

COST LABOR AND MATERIALS $1,485.00 
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4. AFFIXING SAME SUBSTANCE, SPECIFICATION SJ-2508X 
SOLAR CONTROL FILM SLIGHTLY TINTED, TO WINDOWS OF 
AMBASSADOR AND DCM OFFICES. IN ADDITION TO 
PHYSICAL SECURITY ALSO DESIRABLE FOR THERMAL REASONS 
DUE WESTEN EXPOSURE. (MATERIALS AVAILABLE 
LOCALLY.) 

COST LABOR AND MATERIALS $475.00 

5. ACTION FOR SY/DEPARTMENT 

SCOTCHTINT SPECIFICATIONS IN PARA 3 ABOVE NOT 
AVAILABLE IN TEL AVIV. UNDERSTAND SCOTCHTINT COMES 
IN 300 FOOT ROLLS, FIFTY INCHES WIDE. MAXIMUM 
WIDTH WINDOWS THIRTY TO THIRTY SIX INCHES. 
ACCORDINGLY, ONE 300 FOOT ROLL REQUIRED OF 
SPECIFICATION SJ-2510X. REQUEST DEPARTMENT PLACE 
ORDER DIRECT WITH 3M FOR THIS ITEM, ALLOWING 
$800.00 OF ESTIMATED $1485 EOR MATERIALS AND $200 
FOR AIRFREIGHT TO TEL AVIV. REMAINING $485 IS FOR 
LABOR. 

6. MODIFICATION OF GLASS FRONT ENTRANCE AND WINDOWS 
AND ANODIZED ALUMINUM MULLIONS, 40 MM X 40 MM IN 
CROSS SECTION, ON OUTSIDE OF EXISTING FRONT WINDOWS 
AND DOORS AS FOLLOWS: 

A. TWO VERTICAL PIECES IN EACH EXISTING 

WINDOW PANE AND DOOR- WINDOWS ARE 3 METERS HIGH. 

B. ADD A HORIZONTAL MULLION AT THE TWO METERS 
HEIGHT OE THE UPPER MEMBER OF THE DOOR FRAMES. 

THIS HORIZONTAL MULLION IS TIED TO AND STRENGTHENS 
THE VERTICAL MULLIONS. 

COST LABOR AND MATERIALS $3,500.00 

7. RAILING IN FRONT OF 2 GLASS DOORS AND ONE WINDOW 
CONSTRUCT FOUR FOOT HIGH RAILING TO PREVENT CROWDS 
FROM PRESSING AGAINST GLASS DOORS AND WINDOWS. 
SPECIFICATIONS: THREE BROAD ALUMINUM HORIZONTAL 
RAILS, 40 MM X 100 MM IN CROSS SECTION ATTACHED TO 
VERTICAL IRON POSTS SET IN CONCRETE. WHEN 
DEMONSTRATIONS OCCUR SLIDING CROSS PIECES ON 
EACH RAILING WOULD SEAL OFF ACCESS FRONT DOOR OF 
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CHANCERY AND CULTURAL CENTER AND PROTECT FLOOR-TO- 
CEILING WINDOW OE LIBRARY. 

COST LABOR AND MATERIALS $1,920.00 

8. ELEVATOR MODIFICATION 

KEYING PRESENT BANK TWIN ELEVATORS TO PERMIT: A. 
LOCKING EITHER OR BOTH IN PLACE ON ANY UPPER FLOORS; 

B. CONVEYING THE AMBASSADOR DIRECTLY ( EXPRESS) TO 
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THE THIRD FLOOR OF THE CHANCERY WITHOUT STOPPING 
AT OTHER FLOORS. 

COST LABOR AND MATERIALS $1,310.00 

9. COUNTERWEIGHTED ROAD BAR 
COUNTERWEIGHTED ROAD BAR SITUATED AT REAR OF 
CHANCERY TO CONTROL ENTRY OF VEHICLES INTO 
BASEMENT. 

COST LABOR AND MATERIAL $600.00 

10. NOTE: GLASS FRONT MODIFICATIONS AND RAILING 
PROPOSED IN PARAS SIX AND SEVEN WILL USE 
FENESTRATION PROFILES SIMILAR TO THOSE USED FOR 
EXISTING WINDMOWS IN ORDER TO ACHIEVE 
ARCHITECTUAL COMPATIBILITY. 

1 1 . URGENT NEED FOR THESE IMPROVEMENTS APPARANT 
WHEN HUMAN WALL OF ISRAELI POLICE WAS ALMOST PUSHED 
THROUGH ALUMINUM-FRAMED GLASS DOORS BY HIGHLY 
EMOTIONAL DEMONSTRATORS ON OCT 31, 1973, AS REPORTED 
REFTEL. 

KEATING 
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